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ACTION FBO-01 

INFO OCT-01 NEA-05 ISO-OO OC-06 CCO-OO SY-04 /017 W 

008498 

R 220727Z APR 74 
FM USINT DAMASCUS 
TO SECSTATE WASHDC 356 
INFO AMEMBASSY BEIRUT 

UNCLAS DAMASCUS 0422 

EO 11652: N/A 
TAGS: ACOM, ABLD, SY 

SUBJECT: COMMUNICATIONS GENERATOR AND BUILDING 

REF: A. STATE 064656 

B. STATE 071505 

C. STATE 080725 

D. DAMASCUS 0396 

1. TOTAL ESTIMATED COST FOR GENERATOR BUILDING IS 
$2400.00. THIS FIGURE TAKES INTO CONSIDERATION SEPCIFI- 
CATIONS MENTIONED IN REFTEL A. ESTIMATE DOES NOT RPT 
NOT COVER COST OF WIRING OR CONNECTION OF FUEL TANKS. 

2. UNDERGROUND 1000 GAL FUEL TANK IS EXPENSIVE; 

ESTIMATED COST, INCLUDING NEW TANK, $1475.00. POST 

WOULD LIKE TO SUGGEST USING EXISTING TANK THAT AT PRESENT 
HOLDS DIESEL FUEL FOR HEATING PLANT. PRESENT TANK IS 
ALREADY INSTALLED, HAS LOCKING FUEL FILL CAP, AND IS 
LOCATED APPROXIMATELY THRITY FEET FROM PROPOSED SITE FOR 
NEW GENERATOR BUILDING. EXACT CAPACITY UNKNOWN BUT FSL'S 
SAY IT TAKES QTE THREE TONS (METRIC) UNQTE EACH TIME 
IT IS TOPPED OFF. A FURTHER ADVANTAGE TO UTILIZING 
EXISTING TANK IS THAT FUEL IS CONSTANTLY BEING USED AND 
CHANCE OF CONDENSATION IS LESS. 

3. PROPOSED BUILDING DIMENSIONS ARE: LENGTH, 27.66 FEET, 

WIDTH 9.83 FEET, HEIGHT 8.06 FEET. BELIEVE THIS SUFFICIENT 
TO HOUSE BOTH EXISTING 12.5 KVA AND NEW 40 KVA UNIT. 
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HOWEVER WOULD APPRECIATE DEPARTMENT CHECKING WITH PRICE 
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INDUSTRIES ON DIMENSIONS OF NEW UNIT AND LETTING POST 
KNOW. 

SCOTES 
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